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DEPARTMENT OF THE ARMY 

US ARMY ELECTRONICS RESEARCH AND DEVELOPMENT COMMAND 
US ARMY ELECTRONIC WARFARE LABORATORY 
INTELLIGENCE MATERIEL DEVELOPMENT AND SUPPORT OFFICE 
FORT GEORGE G. MEADE, MARYLAND 20755 

January 9, 1984 


IAGPA-F-SA 


SRI-International 

333 Ravenswood Avenue 

Menlo Park, California 94025 


Gentlemen : 

(U) References: 

a. DELEW-I-L , Letter Order No. 18, dated 7 November 1983. 

b. SRI-International Memo, dated 23 December 1983, 

subject: Expansion of Scope, DELEW-I-L, Letter Order No. 18, 

dated 7 November 1983. 

(U) This is Amendment No. 1 to Letter Order No. 18 
(reference a) which constitutes an US Government contract for 
services . 

(S/CL-3/N0F0RN) The terms of reference b are accepted. 
Training will be per Statement of Work ESU 83-145 with the 
following change to paragraph 2.1 from "Train THREE Army 
personnel..." to "Train FOUR Army personnel..." All other 
provisions of the Statement of Work and reference a remain in 
effect . 
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DEPARTMENT OF THE ARMY 
TRONICS RESEARCH AND DEVELOPMENT COMMAND 
ELECTRONIC WARFARE LABORATORY 
| MATERIEL DEVELOPMENT AND SUPPORT OFFICE 
t GEORGE G. MEADE, MARYLAND 207S5 


DELEW- 1-L 


NOV 07 198: 


SRI- International 

333 Ravenswood Avenue 

Menlo Park, California 94025 

Gentlemen: 

This Letter Order Number 18 constitutes a US Government 
contract for services listed in the enclosures below. 


Statement of Work 


Cost 


TOTAL COST 


$469,925 


These Statements of Work will be performed to the specifications 
and terms listed below: 

Se curity Classificatio n 

Work performed will be protected under the US Army Special 
Access Program "CENTER LANE." A Security Classification Guide 
and Security Procedures Guide is included at Enclosure 6 . All 
correspondence, documents , communications , or references will e 
executed within that classification . 

The SR I- International Security Officer will furnish the 
Contracting Officer Technical Representative (COTR) a list ot 
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